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BILL NO. S-76-05-d^ 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a certain bid 
document for materials and construction 
for the Board of Park Commissioners. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY 
OF FORT WAYNE, INDIANA: 

SECTION 1. A certain bid document Ref. No. 709 
dated March 15, 1976, between the City of Fort Wayne, by 
and through its Mayor and the Board of Park Commissioners 
and Wermuth, Inc., for: 

Accoustical Panels and Catwalks for Foellinger 

Outdoor Theatre at Franke Park 

for a total cost of $97,000.00, all as more particularly 
set forth in said bid dociament Ref. No. 709 and Purchase 
Order No. 3-33257, which are on file in the Office of the 
Department of Purchasing and are by reference incorporated 
herein, made a part hereof and are hereby in all things 
ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 




Councilman 




approved Ab 10 FOR^A 

and LEGALITY,. 








Read the first time in full and nn motton by 




seconded by’ 


and duly adopted.- read the second time by title and referred 

to the Committee on __ (anth+h-e-S^-w-Elan 

Commi'SSTTrn'‘''f07^TecornmeiTaaTionj^^ Public Hearino to be he(^d~aTter due Teaal notice5 
at 

— 4 ay-ef- 


the_ 

0 C^l'otir'Pt'H. 5 E. S. T. 
Date: 


no. Fort Wayne, Indiana, on__ 

197 ^ rat"~~— 




CltTOE^ 

Read the third time in full and on motion by (y*. 


seconded by _ 


and duly adopted, placed on its pas?aae. 


Passed by the follov.n'nq vote: 

NAYS ABSTAINED 



AYES 

TOTAL VOTES 

m 

BURNS 


HINGA • 


HUNTER 

.sL 

MOSES 


NUCKOLS 


SCHMIDT, D. 


SCHMIDT, V. 


STIER 

-X 

TALARICO 


' DATE: 





c-j 


"city clerk 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as (Zonwq-Map-^5j4S«fl=er^"^"--vAM^x^^ (Special) (Appr-o-priation) Ordinance 

(Resoluti-on) tlg. ^ the '^'^d ay _? 197_^_. 

’ /.TfipT: (SEAL) 

_ __ 

•SIDLNO OFFICER 




Presented-bv;mis& the Mayor of the Citv of "Fort Wavne, "Indiana, on-ths 
Pav of ” 197 , at the hour of //'c c o ’clc 


M. ,E.S.T. 


.s’ r”/ //_!_ 


Aonroved and sinned by.me this 
at the hour of f, , /) d o'clock 


■ CITY CLERK 

;:yt. 

jy^ _day of . 




197^, 












































































Bill No. . 

REPORT OF THE COMMITTEE ON FI^'^ANCE _ . 

Woj your Committee on Finance __ - to whom was referred an Ordinance 

approving a certain bid document for materials and construction for the Board of 

Park Commissioners. ';- - . ' 


have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance __ PASS. 

Vildan G. Schmidt - Chairman 
William T. Hinga '■ Vice-Chairman 
Winfield C. Moses, Jr. 


John Nuckols 


Samuel J. Talarico 


, CONCURRED !N 

DATt^l—-L cHARLES W. WESTERMAN, CITY CLERK 
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BILL NO. S-76-05-6^ 


SPECIAL ORDINANCE NO. S-_ 

AN ORDINANCE approving a certain bid 
document for materials and construction 
for the Board of Park Commissioners. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY* 

OF FORT WAYNE, INDIANA: 

SECTION 1. A certain bid document Ref. No. 709 
dated March 15, 1976, between the City of Fort Wayne, by 
and through its Mayor and the Board of Park Commissioners 
and Wermuth, Inc., for: 

Accoustical Panels and Catwalks for- Foellinger 

Outdoor Theatre at Franke Park 

for a total cost of $97,000.00, all as more particularly 
set forth in said bid document Ref. No. 709 and Purchase 
Order No. 3-33257, which are on file in the Office of the 
Department of Purchasing and are by reference incorporated 
herein, made a part hereof and are hereby in all things 
ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 


Councilman 


I! 

li 














COPIES TO: 


Arnold 

Noak 

Stephanoff 

Grinsfelder 


Mouse Memorandum 


To A.C. l ord, Purchasing ■ _: - --4 /2Q/ . Z 5. 

_ Phil Bennett. Park Department ___ 



Bid Ref. #709 * 





f.o, 2 rjrvi.'y 

Please accept the best and only bid from Wermuth, 

Inc. for construction and installation of acoustical 
panels and catwalks for the Foellinger Outdoor Theatre. 

Also, please accept alternates #1 and #2 as bid 
and specified. 


mrr 












Memorandum 


To Ph' 

i1 Bennet, Park Department 

Dat« April 21, 1975 

From ^' 

C. Lord, Purchasing Department 


Sufaiecfc 

Bid Reference Nc. 709 



COPIES TO: 

R.C.Arnold 


Herewith are Bid,Documnets (Reference No, 709) relating to Purchase Order 
No. 3-33257 which is prepared favoring Wermuth, Inc. for construction of 
Acoustical Panels and Cat Walks at the Foellinger Outdoor Theatre for 
preparation of the enabling ordinance: 

1. Park Department Memorandum dated 4-20-76 

2. Tabulation of Bid. 

-3. List of Vendors invited to Bid. 

4. Wermuth, Inc. Bid package. 

5. Copy of Purchase Order 3-33257. 

Eight (8) Contractors were invited to Bid; Only two (2) picked up bid 
package (Wermuth, Inc. and Civilian Contractors, Inc.). Only Wermuth, Inc. 
returned the Bid. Notations on the List of Vendors (Item #3) reflect reason 
others failed to bid. 

In'line with my April i5 letter regarding Council approval of Purchase Orders 
please make sure thaf no confirming Purchase Order Number is communicated to 
Wermuth, Inc. until evidence of such approval is furnished to the Purchasing 
Department. 









Tabulation of Bid 

Rid Reference No. 

i 

Accoustical Panels & Catwalks. | 

for Foellinger Outdoor Theatre | 

; ! 

i 


Closina Date March 31. J976 


Wermuth, Inc. 

1036 St. Mary’s Avenue 
/Fort Wayne, Indiana 46808 a /) /i 


ao 


Civilian Construction Corporation 
5315 Industrial Drive 

Fort Wayne, Indiana 46825 

/J^ 

— 

— 


■ I 

! 

















1 

i 

j 

j 




i 

1 












































Bid Reference No. r, 709 

Date t4arch 31, 1976 

Vendors Name & Address 

Cards Ma i 1 ed 

Bids Picked Up 

i ' Bids Mai1ed 

Silkworth Construction Company, -inc. 

501 Wolf Drive 

Fort Wayne, Indiana 4682^f^ 



..' —— 

Zumbrun Construction Company 

3110 Edwards , 

Fort Wayne,; Indiana 46804 




Lauer Construction Company 

5608 Decatur Road 

Fort Wayne,, Indiana 46806 

l! :: 



Wermuth, Inc. 

1036 St. Mary's Avenue 

Fort Wayne, Indiana 46808 

■■ . ■ ■ 

[ 

.3-V//3 

Civilian Construction Corporation 

5315 Industrial Drive 
, Fort Wayne, I ndiana 46825 

1: . ,- fi ■ o ■ 

fe" ■ 

P ^///^ 


4- ' ' ■ 'i 

’ C. A. Lehman & Sons i 

901 Flayden Street ! 

Fort Wayne, Indiana 46803 r -s,i 



Grewe Contractor Corporation 1 

* 2524 Pontiac Street' ,, j ' c , ' ' 

. Fort Wayne, Indiana 46803 ^ ! ' 

jy y -/f/y y^cjs-y.g^ >yyy 




Michael Kinder & Sons j 

5206 Decatur Road | V 

Fort Wayne, Indiana 46806 ! 




































'CITY OF FORT WAYNE 

DEPAMIENT OF PURCHASES 

Numbor One Main St,, Ft, Wayne, Ind, 46802 
INVITATION 


QooUUon*. to th* condlUon» on Ih* tir/ttn hor^Kxf, »jr» ruuwUd on th» followlog Urt of 

mppUro, oaaipcntut or rurvloM, for tho d«p*rtin,nt ,» coontlcmKl, with dj llvry to J tutln atlon 
lui iih<i’;.n hdow. QiioUtlonr i'’-ivJI Inf.lud, »ll tor d;ll»i.ry, pj> 


r'Xiidr.Hij yoiir rrply it 


A. C. Lord - 425-7037 DEPARTMENT OF PURCHASES 

Room Number One Main St,, Ft, Wayne, Ind, ^ 46802 


RflQUIIiaD FOR DELIVERY TO: 

Board of Park Commissioners 


OepartTnent 
oi- Division. 


8fh Floor - City County Building 

One Main Street - Fort Wayne, Indiana 46802 


Page— 


Ref. No_- 

nntA March 1b, 1976 


22 - 001-001 

Fund 

Appropriation No— 


RKTURN ORIGINAL TO THE CITY —• RETAIN DUPLICATE COPY FOR YOUR FILE 


Closing Wednesday - March 31, 1976 - 10:00 A.M. 

Time of Bida_ ' -^-—— 


TAXSsSi TUB cmr 13 jaCEMPT FROM FKOBHAI. KXCISB AND INDIANA STATE SALM TA3C 

rj.FflTTFfnATI2 IS NO. MSOS. PRICTSil rvHOUtaD NOT INCLUDE THESIS TAXES, **Ini»tnicUoii» to Bidder* No. 10 on htreof for a^AlU. 


c'^llTIITCATa NUMBER IS NO, MSOS. PHT^'rvHOUHU NOT INCLUDBI TOESE TAXES, “InfttnioUon* t 

TAX EXEMPT (Unless otherwise indicated) 


11«Ut1,19. SnppUu. sr Bvrriet* 


Accoustical Panels and Catwalks for Foellinger Outdoor Theatre 
at Franke Park as per at+ahced Specifications. 


Each Bidder must submit a current 1976 written Affirmative Action 
Program with their bid - or - have it on file with our E. E. 0. 
Office for the current year. NOTE: Forms attached must be 
completed in full, if not on file in E.E.O. Office. 

Specify which: On File: 


Attached:_ 




i Bond rofjaired □ 


5^ 


. Performance Bond □ 


looF. 


Bw Jntttniotlon lisa No. 1« on nrverM ild, he- 

Xe»;in 3 __% cash discount if paid withi n 3e> .. days from deliv ery and acceptance of goods or completion of servicea. 


In eoraplUn/-. with th, InvlUUoo for bW* »nd tubist to »I1 condlUoni thjrsof. th* und«ir.! 3 (n*d oB.r, and If .Y**,?*^ '’^*^'’1? * ’ 

tlM« iixm pf clcjliTf, to iurnljli »uy or «U o'i ti# IbKoa or rdntl»r Buch ur^oa whl«a piict** or* Quotbd, la Rooordime* \rith ti>i iii?i*cJflcaU 0 Q* Vipiyirg: fc 

bdivery'^of any or"all of the items or completion of services indicated shall be made within—days from receipt of oTd->r”'.y 

IMPORTANT i!e?“ '' deoldlnjr f*etor 'n Ui» award of an ord<,r. It ti Important that bldA>.-<-( 

r 


furnish tbs Information t 

-1 Sign Har*! 




Pa *r t fof’^'T 
















































folloTTS: 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


8(>mUI 0»n4Ulonii SpwUl eondltloni Included In the Eld Docmoent ehall take precedence « 


cr anr proelilont eHpnlated bereimdcr. 

Le tbcr apply to the lawa of compctltlre bidding 


. Applicable layrat The Revised etatote* of the State of Indiana, and all City crdinancei 
contracts, and purchasee, are made a part hereof. 

, Werkraen'e Compensatloni Insofar as Workroen’e Compensation Act Is concerned, the bidder or contractor aarece to furnish an olTieial, 

cata from the Induetrial Board of Indiana, ehowlng that he la In compliance with euch law, whenever eiich certiflcalee nr« recudred In the B d 
Donument. 

, Inlrinreiaenti and IndemnlBrjitlonsi The bidder. If awarded an order or contract, agrete to protect, defend, and eove the City harmless ageinst 
any demand for payment for the use of any patented'material, proceas, article, or device that may enter Into the manufacture, eonstniction, pr 
form a part of the work covered by either order or contract and he further agrees to Indemnify and save Uie City hnnr 

. of every natu^ and deacrlptlon brought against it, for or on account of any injuries or 
from any of th* acts of the contractor, bis servants, or agents. 

To this extent the bidder or contractor agrees to furnish adeouate Public liability and Property Damage Insurance, the anvount of which will M 
determined by the City ■whenever such insurance is deemed necessary. When so required the tyi>es and amounts of insurance to be provided ie 
net forth la the Bid Document. 

» Prleing: Prleee should be stated In units of quantity specified In the Bid Document. In ease of discrepancy In computing the amount of the bid 
the unit prices quoted will govern. 

. Dellveryi "Quotations should Include all charges for delivery, packing, crating, containers, etc. Unless otherwise slated by the M'lder prices 
quoted will be considered as being based on delivery to the desUnation designated in the Bid Document and to Include all delivery •• nd packing 

. SpeelflfjktSons: Unless otherwise stsUd by the bidder the propoeal will be considered as being in strict aeeordsnce with the speciflctioni ei^ 
lined In the Bid Document. 

References to a particnlsr trods name, manufacturer's catalog or model number are made for descriptive purpo«ea to gujds the bitkler in Intor- 
prHing the requirements of the City. They should not be Construed as excluding propceals on other t 
However the bidder, U awarded a contract, will be required to furnish the particular Ron referred U 
a departjUr* or g;ubititu.tlon it clearly noted and described In the proposal. 

1. Samples: Samples, when requested, must be furnished free of expense to the City and If not destroyed, will upop request be returned at ths 
bidder’s expebse. 

Osh DIseennU: Tima In connection with cash discount oKsred, will be computed from date of delivery and acceptance at final destination or 
from date properly executed cliim voucher is received, if ths latter date is later than the date of delivery and accepUnce. 

^ Tares: The City Is generally exempt from Federal Excise and Indiana State Sales Tax. QuoUtions must be separated to thow the amount to 
be added for taxes of any kind if applicable. Prices should not Includs tax. The City will ray such fax« as are appl.csbi. to this 
Exemption forms will be furnished wherever necessary, Taxes wherever Indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. , 

■e the right to waive Informalities not Inconsistent with law or to reject sny or ail bl'U. 


ecifleations or i 


11, PH luforroalltles and Rejection i The City r 


e bid. 


nless oUnt 


e unit pric< 


e stated 1: 


1 Document. 






Award: Unless otherwise specISed in the Bid Document the City reserves 
the Bid Document bidders may submit proposals on any item or group of Ite 
, Payments: Partial payments may be made upon presentation of properly executed claim voucher unless olberw 
Ibe final payment vrill be made by the City when the materials, supplies or equipment hsa been fully deliver* 
pleted to the full satisfaction of th# City. 

, BkMer'e Plynatnre: Each proposal form must be signed by the bidder with his usual elgnature. All signatures should be In full. 

Bids by partnership ehould include th* names of the partners composing the partnership and must bj signed by one or mors of the partn 
ths following manner: "John Jones and James Smith, d.b.a., BmIthJones Company, by John Jones, a partner'. 

Bids eorpomtlons must ba signed with ths names of the corporation, followed by ths signature and designation of the president, vlce-pr»i 
or pcrcon onthorixod to bind It In the matter. ,*■ 

, Th* roccevsful bidder, or contractor, agrees that he will comply vrith Indiana Acta 1961, chapter 208. airction 10, being Bums Ind 
40-2S1S-19S4 supplement requiring such bidder, contractor, or bis subcontractor not to discrlmlnute with respect to hiring, tenute. I 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

, Unless otherwiM ipselflcally indicated under the Individual listing In ths legal advertisement or Invitation to bid, all bids shall be aubjecl to 
tb« following. , .1 

») A Bid bond, deposit of cash, certified check or Bank Cajthler* Check, In tbs amount epeclfled. drawn on a solvent bank payable to 
City of Fort 'VTayn* or to ths contracting division thsrjof. 
b) Tbs sncc-saatul bidder will ba required to furnish a bond or Certified Cneck on a 
to tb« contraetlov dlvtdon thei 
faithful pwrfomsnc* thereof, 

, Bvbmlsslon sod Barvipt of Bids: 

a) Proposals, to receir* consideration, must b* recslvtd prior to ths ipsclfisd time of closing 

b) Bidders must titu the Bid Document proposal form furnished by the City at none other n 
Intact. RMuoral of any purt thereof may Invalidate ths bid. 

() Bidders are requested to use tlie Bid Envelop. If furnished by the City, or ether similarly Identified t 
Env»lor>« should he seslsd srbsn eubmltt-1 with Infomatlon on ths face of the Bid Envelope to 
and date of closing and City Agency liivotvad. 
d) BeparflU propoeale must be auVralttwl on each reference nwmW. 

•) rropoeiJi bavlag any traaurMi or •orrortlons tbtraon may be rajactsd unites »gpUln*d cr noted o 


rolvent bank, payable to th* City of Ftort Way 
n the amount epselfled In the notice of bids wanted or the Invitation to bid, as a guarantee ft 


s designated In the Invitation. 

H b. accepted. Proposel forms must be returned 


t signature of the bidder. 









BID FORM 


GENERAL CONSTRUCTION OF ACOUSTIC PANELS AND LIGHTING CATWALKS 

3/ _, 1976 


City of Fort Wayne, Indiana 
c/o City Purchasing Department 
Room 470 

Number One Main Street f 

Fort Wayne, Indiana f 

Gentlemen: 

We propose to furnish, install, and pay for all labor, materials, and'equipment 
required for the complete General Construction of the Acoustic Panels and Lighting 
Catwalks for Franke Park Outdoor Theater, located in Fort Wayne, Indiana, all as 
according to the plans and specifications prepared by Grinsfelder-McArdle Associates, Inc., 
Architect, our bid being as follows: 

1. Principal Bid 

The complete construction as specified,, less the ten (10) side acoustic 
panels and the lighting catwalks for the sum of 
— - . a nd 100/Dollars ($ nn poo °jg ). ' 


2. Alternate Bid #1 


If the ten (10) side acoustic panels are to be included in the construction, 
add to the Principal General Construction bid the sum of 'T^& uj o 

_ and 100/Donars($ ^ ). ~ 


3. Alternate Bid #2 

If the lighting catwalks are to be included in the construction add to the 
Principal General Construction Bid the sum of -Tuf s. 

a nd 100/Dollars ($ / V ^ ). 

If the Contract is awarded to us within thirty (30) days after bid due date, we will 
agree to complete all work covered in this contract within calendar days 

from date of Contract and to start the project within calendar days from date 

of Contract. 

We acknowledge receipt and incorporation of Addendum Numbers _,_,_. 

' RESPECTFULLY SUBMITTED, 

Representative of Company 

VJ 

Address of Company Tel. No. 




























CERTIFICATION OP NON-SEGREGATED FACILITIES 


Each Bidder required to submit with his bid a fully executed Certificate 
of Non-Segregated Facilities. 


CERTIFICATION OP NON-SEGREGATED FACILITIES'^ 


The bidder certifies that he does not maintain or provide for 
his employees any segregated facilities at any of his establishments, 
and that he does" not permit his employees to perform their services 
at any location, under his control, where segregated facilities are 
maintained. The bidder certifies further that he will not maintain 
or provide for his employees any segregated facilities at any of 
his establishments, and that he will not permit his employees to 
perform their services at any location under his control where 
segregated facilities are maintained. The bidder agrees that a 
breach of this certification will be a violation of the Equal Oppor¬ 
tunity clause in any contract resulting from acceptance of this bid. 

As used in this certification, the term "segregated facilities" 
means any waiting rooms, work area, restrooms and washrooms, restaurants 
and other eating areas, tlmeclocks, locker rooms and other storage 
or dressing areas, parking lots, drinking fountains, recreation 
or entertainment areas, transportation, and housing facilities pro¬ 
vided for employees which are segregated by explicit directive or 
are in fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. The 
bidder agrees that (except where has obtained identical certification 
from proposed subcontractors for specific time periods) he will 
obtain identical certification from proposed subcontractors prior 
to the award of subcontracts exceeding $10,000 which are not exempt 
from the provisions of the Equal Opportunity clause, and that he 
will retain such certifications in his files. 

Note: The penalty for making false statements in offers is prescribed 

in 18 U.S.C. 1001. 


Date 3/ 


.» I92i 


■(; 




Official Address (including 




ZIP code): 


Title 


/qSu Sr. , 


Must be included without alteration 









■ J^orm JUi o 

Short Form 


REQUEST FOR PUBLICATION 


News 

Sentinel ^ 
Journal 
Gazette ^ 


Other 


date March 15, 1976 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


* Department Board of Park Commissioners 

8th Floor -City County BuiIding 
Address One Main Street - Fort Wa yne, Indiana 


Department of Purchases 
City of Fort Wayne 


By 


BIDS WANTED » REFERENCE NO. 708 


Sealed Proposals will be received by the City of Fort Wayne at the 
Office of Department of Purchases, Number One Main Street, Room 
470, Fort Wayne, Indiana, until V/ednesday - March 31, 1976 - 10:00 A.M. 

. _for the following items; 


Accoustical Panels and Catwalks for Foellinger Outdoor 
Theatre at Franke Park. 


Each Bidder must submit a current 1976 written Affirmative Action Program with 
his or her bid - or have it on file with our E.E.O. Office for the current year. 


Bid Forms, specifications, etc., may be obtained upon application at 
the office and address given above, 

A Bid Bond or Certified Check in the amount of i\> _ 

__must be submitted v/ith the bid. 

The succesfuli bidder will be required to furnish a 100^ Performance Bond. 

Department of Purchases 
City of Fort Wayne 
By f C, 

Director of Purchases 


INSERT 1st RUN 


REPEAT 2nd RUN 


Type of Advertising Required 



lEGAL NOTICE 


Lord 






















I’orm DP 8 


Pag® 10 12 


Reference . '^00 


KON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, ) 

_COUNTY i 

The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 





For - 


Subscribed and sworn to before me this 
My Commission Expires 


of_^2^44-5-1^^. 

















rUOPOSAL: 


In compliance with the foretjoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This propo.sal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Port Wayne, State of Indiana, in the sum of....F.i..YS...P.©.^.C.^.^^t....(5^)....P.f....t•.b.S...M.^^.i.^).y.ro...B..•..d. 

..-..-...7...-..-...-...r...-...-..-...7...-..-..-...-...-..-...r. II.UM, 

to brpaid on demand to said City of Port Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. ^ g torporafe surety b furnished, if is necessary 

BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the “nttorncy-in-fact” 

Certified □ boud actompanyinsf the siime. 

Cashiers □ Check No. in the sum of ... 

.Dollars 

. Bank, 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witnessed by: 


. 

OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See 14—Signatures under General Conditons, etc.) 
List all Parties if Partnership 


Signature o! PersbS 'Alithoriied to Sign 

BIDDER President 

AND Title.. 


AND 
PRINCIPAL 



...P .3P. P % ; M.a.r.y.s. .Aye nU e. 

street Name and Number 


....Fort. .Wayne. -... 1 .n.d i a na.k68.0.8. 

City, state and Zip Code 

Date .,Ma r.ch...3.1.., .. 1.976. 


Witnessed by; / 


. 


See Cover Letter 

.O.H.I,Q...FA.RMERS....I..NS.U.RA.N.CE.,..C.O,.. 


I Address...W.es..t.f..l.e.l.fA...C.e.n.te.r.a...0.h.!.P.. 

. 

i ^ Bi^h on thia T-ineAttOrheY-l n-F 


Drtio .March . Sl.f .1976... 








































. vv; 

Attorney 

and 

Certificate of 
Authorization 


Ohio Farmers Insurance Co. 

Westfield Center, Ohio 


Know All Men by These Presents. That OHIO FARMERS INSURANCE COMPANY, a corporation duly organized existing under theiaws of 
the State of Ohio and having its principal office in Westfield Center, Medina County, Ohio, does by these presents make, constitute and appoint 
.Jullan....Bower5.,..,.J.ajues,,.0.,....G.llhex.t,...,Ro.lan.d..,E.....,.Weber,.,..M.r . 

.X,,o.uis...A,....,Meneil.ly.r...l4e,Qn.ard B..,....Ro.eller./....an.<3,.,,Rpn.a,.l<S..,,J5... Harruf f 

.jointly,.,or...savexally._. 

Ft. Wayne and State of . Indiana . its true and lawful Attomej;(s)-in-Fact, w 

any and all bonds 


.„,h.rt.v h.,.by .. |U_n.™, pl.c_e .0 


h full power and 


recognizances, 
of suretyship- 


undertakings r 


and to bind the Company thereby as fully and to the same extent as if such bonds were signed by the President, sealed ?! 

the Company and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the premises^ Said 
appointment ^s made under and by authority of the following resolution adopted by the Board of Directors of the Ohio Farmers Insurance Company 

at a meeting heldjDnthe^Srdday^^^ President,'any Vice-President, any Secretary or ariy Assistant Secretary shall be and 

povver and authority to appoint any one or more suitable persons as Attorney(s)-in-Fact to represent and act for and on behalf of the Company 

^^'^‘"Secfton l°Afforney-T-Fac'f.*Attorney^^ may be given full power and authority for and in the name of and o" behalf of the Company 
to execute acknowledge and deliver, any and all bonds, recognizances, contracts, agreements of indemnity and other conditional or obligatory 
undertakings and any and all notices and documents canceling or terminating the Company s livability thereunder, and 

executed by any such Attorney-in-Fact shall be as binding upon the Company as if signed by the President and sealed and attested by the Cor 
This powe'rSomey and certificate Is signed and sealed by facsimile under and by the 

of Directors of the OhloFarmersInsurance Company atameeting duly ca led and heldon the 9lh day of June, 1970. of 

BE IT RESOLVED, that the signature of any authorized officer and the seal of the Company heretofore or hereafter affixed to 

attorney or any certificate relating thereto by facsimile, and any power of attorney or certificate bearing facsimile signatures or facsimile seal 

shall be valid and binding upon the Company with respect to any bond or undertaking to which it is attached. 


In Witness Whereof, OHIO FARMERS INSURANCE COMPANY has caused these presents to be signed by its 
and its corporate seal to be hereto affixed this .X.ltll. day of ... A.D., 19 7.5 . 






























CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 
NUMBER ONE EAST MAIN STREET 
room 470 

FORT WAYNE, INDIANA 46802 


MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


PURCHASE ORDER NUMBER 

3-33257 

April 21, 1976 


_Board of Park Confimlssloneiis- 

8th Floor - City County Building 
___ One M ain Street - Fort Wavne. Indiana- 

r ^ ' n 

Wermuth, Inc. 

1036 St. Mary’s Avenue 
Fort Wayne, Indiana 46808 

L J 



DELIVER TO: - 


accept^ce^o^^:p^Rmance- of services^ 





22 - 001-001 



Si!:::—" 


Acoustical Panels and Catwalks for Foellinger 
Outdoor Theatre at Franke Park as per plans and 
specifications prepared by Alan Grinsfelder, 

Per Bid No. 709 - Prlnicipal Bid. 

Plus Atlernate ^1 
Plus Alternate #2 

Net 30 Days 


77,000.00 

8,000.00 

12,000.00 

97,000.00 


To start work 10 days A.R.O. completed within 
100 calendar days. 

NOTE: 100^ Performance Bond Required 

Subject to Councllmanic Approval 




XXXXXXXXXKXXXXXXXXXXXX 


1 TtBEBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY l,uv- 
FRED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
expenditure THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 

W . n . ch n I zo r 


:eiti\»aKd\(XXkHinl1<Xr)4- City Controlier 








































DIGEST SHEET 


TITLE OF ORDINANCE___ 

DEPARTMENT REQUESTING ORDINANC E Board of Park Comsassioners 
SYNOPSIS OF ORDINANCE _^_]_ ■ 

^OrdiJTance acce.ptia.g . the.. fQllQwln gL.bi(ii 

Acoustical Panels and Catwalks for Foellinger Outdoor Theatre ' 


EFFECT OF PASSAGE Necessary to attain desired of lishtins: and 

acoustical performance characteristics In the Daidoor Theatre* 


EFFECT OF NON-PASSAGE Result in p oor quality level of acoustical and 
lighting characteristics at the Outdoor Theatre. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $97,000.00 


ASSIGNED TO COMMITTEE (J.N.)_ 



























DIGEST SHEET 




TITLE OF ORDINANCE 


DEPARTMENT REQUESTING ORDINANCE 
SYNOPSIS OF ORDINANCE _ 





Board of Park Commissioners 


■^dinance,, 

Acoustical Panels and Catwalks for Foellinger Outdoor Theatre 


EFFECT OF PASSAGE Necessary to attain desired nualitv of lighting ard 
acoustical performance characteristics in the Outdoor Theatre. 


EFFECT OF NON-PASSAG E Result in poor quality level of acoustical and 
lighting characteristics at the Outdoor Theatre. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $97.000.00 


ASSIGNED TO COMMITTEE (J. N.) 


























